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62 

ACTION SY-07 

INFO OCT-01 NEA-09 ISO-OO OC-06 CCO-OO FBO-01 AF-05 A-01 
/030W 

027661 

R 241524Z MAY 74 
FM AMEMBASSY TUNIS 
TO AMEMBASSY BEIRUT 
INFO AMEMBASSY RABAT 
SECSTATE WASHDC 5609 

CONFIDENTIAL TUNIS 3192 

RABAT FOR RSO 

BEIRUT FOR GILLIAM 

E.O. 11652: GDS 

TAGS: ASEC 

SUB J : ACR-ALGIERS 

REF: BEIRUT 5793 

1. REFTEL PARA 6, FOLLOWING WORK SUGGESTED DURING 
SEABEE VISIT: 

A. TCU AREA: 

(1) INSTALL AIRCONDITIONER IN ROOM HOUSING NEW 
SKYLINK EQUIPMENT 

(2) INSTALL DOOR BETWEEN SKYLINK EQUIPMENT ROOM AND 
TCU OFFICE. POST HAS METAL DOOR AVAILABLE FROM 
PREVIOUS RENOVATION BUT UNCERTAIN IF IT MEETS PROPER 
SECURITY SPECIFICATIONS. 

B. C&R SHIELD ENCLOSURE: 

(1) REMOVE OBSOLETE AIR DUCTS. 
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(2) RETILE FLOOR. 

(3) RE-INSTALL SOUNDPROOF TILES. 

(4) RESEAL AIRCONDITIONING OPENING. 

(5) BRING TO POST AND INSTALL WALL PHONE. 
FILTERS WERE PREVIOUSLY INSTALLED. 

(6) REPAIR EXHAUST FAN. 

(7) REPAINT INTERIOR. 

C. BACK ROOM OUTSIDE SHIELF ENCLOSURE: 

(1) RE-INSTALL SOUNDPROOF TILES 

(2) REPAIN AREA. 

D. CLASSIFIED MAIL AND RECORDS AREA: 

(1 ) INSTALL CLASSIFIED DROP CHUTE. 

E. INACR: 

(1) REPAIR BROKEN PLASTIC IN DOOR. 

(2) CHECK FILTERS ON AIRCONDITIONER. 

F. IN DAO: 

(1) REPAIR LOCKS AND SAFE DRAWER. 

2. MSG DESK WILL NOT BE READY. 

TIENKEN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 24 MAY 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: GarlanWA 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974TUNIS03192 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Film Number: D740131-0597 
From: TUNIS 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974051 7/aaaaapcj. tel 

Line Count: 96 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: BEIRUT 5793 
Review Action: RELEASED, APPROVED 
Review Authority: GarlanWA 
Review Comment: n/a 
Review Content Flags: 

Review Date: 13 AUG 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <13-Aug-2002 by shawdg>; APPROVED <04 MAR 2003 by GarlanWA> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: ACR-ALGIERS 

TAGS: ASEC 

To: BEIRUT 

Type: TE 
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